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DPD1461-59 


6 Marah 1959 


Dear Sid: 25xX1 
Transmitted herewith is a copy of a letter fron|__| 
25xX1 a. Dec. No. 151X5,1368) dated 13 February 1959 and 
the enclosure applicable to Customer C which sets forth the 
Cost-Tunding Status of Contract No. A-101, 
Sincerely, 


Dan 


Enclosuret 
Copy of CMCC Doc, No. 151X5.1368 
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13 February 1959 


A OR UO ALOT PORN 


an (223-5 


copy / OF / 
aceite 


Dear Dan: 


Attached is a summary showing costs plus estimates to complete 
versus funding by system and by customer as of 1 January 1959. 
It is apparent that when the funds for System 4 flight and environ- 
mental testing, and for the rework of System 4, Serial 102 have 
been transferred from Al02 as we have discussed, no additional 
funding will be required. In fact, should our current estimates 
remain constant, there will be al junderrun. 


The work yet to be accomplished is substantially as follows: 


Customer A has the completion of System 4 Serial 102 
rework and some System 4 spares; a relatively small 
amount of Data Reduction Equipment and spares, and 

a nominal amount of Field Engineering Support in the 

form of training aids and service bulletins. 


Customer B has some tape transport modification kits 
shown under System 1, the completion of his last order 
of System 3's together with System 3 Spares, anda 
nominal amount of Data Reduction Equipment. 


Customer C has some combined System 1 and 3 Spares 
which are shown under System 1; some System 3 Draw-~ 
ings; System 4 Spares and testing of Serial #107; Data 
Reduction Equipment and Spares; and under "Support" 
he has the remainder of his training aids and field serv- 
ice bulletins, and his factory bonded spares. 


SECRET 


This dosument contains Information affocting the national: full 


defense of the Unlied Siates within tha meaning of the — 
Espicnage Laws, Title 18 U.S.C., Section 793 and 794. Its 
transmission or the revelation of ils contents in any 
Manner to an unauthorized persoti is prohibited by laws 
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An examination of our files reveals that we have not sub- 

mitted to you our proposal for Mand N racks. This proposal 

will amount to approximatelyL___—id and will be forwarded 20011 A 
to you in the near future. This amount is funded in Amend- 

ment 18, and no additional funding will be required. 


attachments 


SECRET 
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